TANZA WATER DISTRICT Annual Procurement Plan for FY 2019 


Code 

(PAP) 

Procurement Program/Project 

PMO/ 

End-User 

Mode of 

Schedu e far Each Procurement Activity 

Source 

Estimated Budget (PltP) 


■Remorfcs 

(brief description of 
Program/Project] 

Procurement 

Ads/Pait 
of IB/FtEI 

Su b/Operi 
□f Bids 

Notice of 

Award 

Contract 

Signing 

Femes ! 

Total 

MOOE 

CO 


ELECTRICITY GENERATOR 








_ 


Aco^i&ition, Supply, Delivery *nd Installation of 
Generator sett fcr Purrs Steiian 10 add PS 12 15D 
KVA 44EVzQHz Pcr.kini wntlruaus duty f31 ngn 

WRPDD 

Com pet live Bidding 

October 2019 - December 2019 

GOP 

Php 2,000,000.00 

0.00 

PhP 2,000,000.00 



Distribution Lina Upgrade (Alfred s Bu;al, Atvarez- 
Ea stwest Sa rk, Ch t Istln e Vi' las e- La ndmass, J u l ugan 
Area, Start ?h-Banana island) 

cmd 

Alternative Method 

1 

January 2019 -December 2019 

GoP 

Php 2,500,000 00 

Php 2,500,000.00 

0.00 


Elevated Water Steel T?-n< Painting Interior (PS-1, 

PS-5, anti PS-6) 

CMD 

Alternative Method 

Ju : v 2D1D -September 2019 

Go? 

Php 900,000.00 

Php 900.000.00 

0,00 



Elevated Water Steel Talk Pi? rnlng Exterior (PS 
l r PS-3 r PS-4, PS-5, P"d PS-5 And Ps-U) 

CMD 

Alternative Method 

July 2019 - December 2015 

GaP 

Php 300,000,00 

Php 300,000.00 

0.00 


Pij-rip Station Re-pa ni : rig 

CMD 

Alternative Method 

July 2019 ■ December 2019 

GpP 

Php 25D.OOO.OO 

Php 250,000 00 

0.00 



Construction of Elevated Water Steel Tank 250 
cu.m, capacity Patadahan I (FS 7) Amaya 2 \ PS-10) 

CMD and 

WRPDD 

Cam petitlve lidding 

July 2019 - December 2019 

GoP 

Php 9,000,000.00 

0.09 

PhP 9,000,0-00.00 



Co r structic n or Ptimp He us c w/ Comfort Room For 
Urgy Amaya (PS-10] and Sta. Ceciiia » suid . Jul-ugan 
VIII (PS-12i 

CMD 

Competitive 0idd rig 

,uly 2019 - December 2019 

GaP 

Php 900,000.00 

0,00 

PhP 900,000.00 



Supply and delivery o J p'pes and fitting* (Brgy. 
Amaya) 

CMD 

Competitive Bidding 

July 2019 - September 2019 

GdP 

php 3 r 60G,03O.OO 

0.00 

PhP 3,800,000.00 



EiccavaLior, P pelflylng. (Jackii iFng w/ Compaction 

CMD 

Competitive B ddilng 

October 2019 December 2019 

GpP 

Php 4,200,000.00 

0.00 

PhP 4..2OD.OO0.D0 



and Raaloradcn "Of fl'gy. Amaya. 

Rehabilitat on of Wells 

WRPDD 

Alternative Method 

July 2019 - OecenrbeT 2019 

GoP 

Php fiOD.OOO.OO 

Php 600,000.00 

0.00 



Soplage T r &atnnentPlart [Phase 1 - Cmuscructlon 

CMD 

compel tveB-idtlmg 

July 2019 - December 2019 

GoP 

Php 6,000,000.00 

0.00 

php 6,000,009.00 



S^pp y and Delivery o F Chian ne Dloxde 

WRPDD 

Competitive Bidding 

July 2019 - December 2D 19 

GoP 

Php 1,932,009.00 

Php 1,932,000.09 

0.00 



Supply an" delivery af materials and Actings, fer 
"epalf and maintenance. 

crvD, CASD 

and 

WRPDD 

Competitive Bidding 

.ul y 2019 - December 2019 

GoP 

Php 2/000,000.00 

Php 2,000.000.00 

3.00 



For Sa'a 

AGSP 

CompetltiveBidding 

■ anuery- Decern oe r 2019 

GcP 

Php 1,106,866.00 

Pha 1,106,506.00 

0.00 



Supply. Delive-y end testing of Wate* Meters 

CASD 

Camps t'tive G dd-ng 

March ■ December 2019 

GOP 

Php 1,700,000.00 

Php 1,700.090.00 

0.00 



For Service Connections 

CASE 

Alternative Method 

J smia ry- Decern her 2019 

GqP 

Php 620.000. QO 

Php &30,000.00 

0.00 



























































































TANZA WATER DISTRICT Annual Procurement Plan for FY 2019 


Code 

(PAP) 

Procurement Program/P reject 

PMO/ 

End-User 

Mode of 

Procurement 

Schedule te/ Eacfo Procurement Activity 

Source 

of 

Funds 

Estimated Budget (PhP) 

Remarks 

(brief description of 
Prugra ffl/frojoet) 

Acs/Pcat 

uria/REi 

Sub/Opon 
of Bids 

Notice o-" 

Award 

Ca itratt 

Signing 

Total 

MOOE 

CO 


Purchase-o J Pump Stations Equipment 

WRPDD 

Competitive Bidding 

January- December 2019 

GoP 

Php 2,725,000.00 

Php 2,725,0X0.00 

0.00 



Su pp ly, Pc l : very r rj Te 5ti ng Pum ps a n d Mote r> 
Hardware end Accessor p> 

wrp m 

Competitive Bidding 

January- December 2019 

GnP 

Plip 1,200,000-00 

0,00 

Pf-P 1,200,000,00- 



Acq j sit on af Hancheld Rad as, Ease Rtdlo arc 

R qpeatcr. S j pp' y a n d instal 1 ati n.n 

CMO, 

WRPDDj 

CA5D 

Alternative Method 

Fatruary 2019 - Marcn 2019 

GOP 

Php 450,000-00 

o.oo 

PhP 450,000.00 



Water Dispenser 

CA5D 

Alternative Method 

February 20X9 - March 2019 

GcP 

pnp 10,000.00 

Php 10,D>0.00 

0.00 












VEHICLE 










Acquisition of 3 Un'ts of M j Id-Purpose Veil cle 

Wft?DD P 
CASD, AG SO 

Competitive R'ddirg 

February 2019■ March 2019 

GoP 

Php 2.950,000.00 

0.00 

PE’p 2,950,000.00 



Acquisition Of 1 unit Light Ca'go Truck 

CMD 

Com pet live Bidding 

February 2019- March 2019 

GoP 

Php 1,500,000.00 

0.00 

Fi-R 1,500,000,(10 



Acquisition cl 2 units Mctorcyr e with Side Car 

CASO 

Alternative Method 

January 2019 • March 2019 

GoP 

Php 212,000.00 

0.00 

Flip 212,000.00 



Acquisition of 4 Units of Mptorcyc c 

ca$d and 

CMO 

Atternatwe Method 

January 2019 March 2019 

GoP 

Php 203,000.00 

0.00 

PhP 360, COO, 00- 






























































TANZA WATER DISTRICT Annual Procurement Plan for FY 2019 


Cads 

(PAP) 


Procurement Program/Project 


ACCQJntlns Syr-terr 


inventory System 


11 PROJECTS 


Ku-Ti3 n Resource inform a ti on Systam 


Phf 0/ 

Eiid-Use j 


Mode oP 

Procurement 


■V ■/ D 


AGSD 


Se.'ver Infra Jt^uctu'p Enhancement srd 

Maintenance 


Cummer Service System Enhancement snd 
Malrtenance 


Bilim* and Collection System Enhancement and 

Maintenance 


Cas-'Ers Collection Mndule Enhance it ent 


Meter Reading System (MRS) Enhancement and 
Maintenance 


Camera and Signature Pad Capturing System 


Printer Maintenance 


PRODECURES AND RELATED ACTIVITIES 


Marketing Survey r-cceduiei and Related Act'vitle* 


I legal Connections Procedures and Related 
Activities (Accu sittan oP Bolt Lodes) 


Purchase of Pesticides and Pest 
Repeilants 


Purchase of Solvents 


Purchase of Color Compounds and 
Dis pe rs ions 


Purchase of F I ms 


AG5D 


USD 

CASO 


CASD 


ACT/IO 


USD 


CA5D 


CASD 


CASD 


CASD 


A6SD 


AGS I) 


AGS 0 r C ASD 


ASSD 


Alternative Method 


Alternative Method 


Alternative Method 


Alternative Method 


Alternative Method 


A ternatlve Method 


Alternative Method 


Alterna tive V e thod 


A terr atlvc Method 


Alternative Method 


Sthedma for Each Procurement Activity 


Ads/Pnst 
Of IB/R E! 


Stlb./Open 
of Bids 


Notice of 

Award 


Contra Ct 

Sisnng 


January 2019 ■ Decembe-' 2015 


January 2013 - December 2019 


Alternative Method 


A : terrative Method 


Alternative Method 


A'fceirn stive Method 


Alternative Method 


a i usury 2015 Decern her 2019 


March 2019 - September 2019 


Febrile 7 2019 - December 2013 


February 2013 - December 2013 


July 2019 - December 2019 


January 2019 - December 2019 


February 2019 - March 2013 


January 2019 - December 2019 


Alternative Method 


January 2019 Dotember 2019 


January 2013 December 2019 


Janua 7 2019 December 2019 


January 2019- Dacember 2019 


January 2013 - December 2D19 


Source 

of 

Funds 


GoP 

GoP 


GoP 


GcP 


GoP 


GoP 


GjF 


GcP 


GdP 


Estimated: Budget (PhP] 


Total 


Fhp 


Ftp 


Pop 


Php 


Php 


Php 


Php 


Php 


GoP 


GCP 


GoP 


GuP 


GoP 


GoP 


J a nua ry 2019 - Deecmbe r 2019 


Php 


Php 


Php 


Php 


Php 


Php 


Ftp 


20O.0C0.00 


200,000,00 


500,.000.00 


m 1X0,00 


72,000.00 


300,000 OD 


200 , 000.00 


60.COO.QO 


MODE 


Php 


Php 


200, OOQ DO 


Php 


500.090.00 


Php 


359,000.00 


Php 


72,000.00 


Php 


mooo.oo 


Php 


200,000.00 


25,000.00 


160,000.DO 


20O.O0D.DD 


125,000.00 


1,193.60 


2 991.96 


418.66 


GqP 


Ftp 


3.544-84 


Php 


30,000.0) 


Php 


25,000.00 


Php 


160,000.00 


Php 


200,000.00 


Php 


126,000.00 


Fhp 


1,393.60 


Php 


299146 


Php 


415.66 


Pnp 


3,544 £4 


CO 


0.00 


0.00 


Hernarifi 

(brief description of 
Prog rum/Project} 


D.DD 


0.03 


0.00 


a.oo 


0.00 


D.DO 


0.00 


0.00 


0.00 


6.00 


0.00 


0 00 


0.00 

























































































































































TANZA WATER DISTRICT Annual Procurement Plan for FY 2019 


Code 

(PAP] 


Procurement Program/Project 


Purchase of Paper Materials and Other 
Paper Products 


Purchase of Batteries and Cells and 

Accessories 


PMO/ 

End-User 


AGSO 


AG5D 


Made of 

Procurement 


Alternative Method 


A'ternat ve Method 


Schedule far Each F m ct re merit Activity 


Ads/Peat 

Sub/Oj)04 

ftFatice of 

Of 10/RE 1 

of Bids 

Award 


Contract 

S-Ign'r^E 


January 2319 Do cem ber 2013 


Janusry 201 9 Docember 2019 


Source 

of 

Funds 


GcP 


GoP 


Estimated Budget (PhP] 


Total 


Flip 


813,585.47 


Pfc-p 


1,543,10 


MODE 


Php 


813,535.47 


Php 


1,543.10 


CO 


0.00 


0.00 


Remarks 

(brief description of 
Prog ra m/Pro Jectl 


Purchase of Manufacturing Components 
and Supplies 


Purchase of bleating and Ventilation and 
Air Circulation 


Purchase of Lighting and Fixtures and 
Accessories 


AS5D j Alternative Method 


J.3 nuary 2039 - Oece rn pc r 2 019 


GoP 


Php 


11,142.29 


Php 


1L. 142.29 


AG5D 


AO SO 


Alternative Method 


January 2D19 Detember 2019 


GoP 


Fhp 


2,012 77 


Php 


2,012.77 


Alternative Method 


January 2010 - December 2010 


GoP 


Php 


10,129 39 


Php 


10,129.33 


O.OQ 


0,00 


D.OO 


Purchase of Measuring and Observing 
and Testing Equipment 


AGSD 


Alternative Method 


J 4 p us ry 2 010 - December 2019 


GoP 


Php 


443.75 Php 


448.7B 


Purchase of Assorted Tools and Bolt 
Cutters for CA 5 D use 


CaSD 


A “e "native M e th d d 


Acquisition of Cleaning Equipment and 

Supplies 


AGSD 


Alternative Method 


Information and Communication 
Technoiogv (ICT) Equipment and Devices 
and Accessories 


Purchase af Desktop Computer, brardsd 


CASD.AG5D 


Alternative Method 


0VO REWRITABLE, speed - 4x min, 4.7GS capacity 
min 


EXTERNAL HARD DRIVE. 1TB, 2-5'HDD, USB 3.0 AGSD 


AGSD 


Alternative Method 


Alternative Method 


}a r u a ry 2D13 Decenche r 2919 


GoF 


Php 


160,000.00 


January 2015 - December 7019 


GoP 


Php 


51.SS4.39 


January 2019 December 2019 


GoP Ph|> 


274,456 00 


January 2019 - December 2013 


GoP 


January 2019 - December 2019 


GoP 


Php 


2 265 95 


Pnp 


21,798.40 


Php 


160,000.00 


Php 


51,584 89 


Php 


274,456.03 


Php 


2,265.95 


Php 


21.793.40 


ODD 


0.00 


0.00 


Cl 00 


0.09 


0.00 
























































































































TANZA WATER DISTRICT Annual Procurement Plan for FY 2019 


Code 

(PAP| 


Procurement PrCfgram/Projeet 


FLASH DRIVE, 16 G& capacity 


lap'.up 0orr.puter, branded 


MOUSE, optical. USB eon-’-eclicn type 


PRINTER, IMPACT DOT MATE IK. 24 pi"*, 136 
column 


Arquisltlon , Supply, Insta afion and Delivery of Lins 

Prihtet 


Acquisition, S ; -pp y, ar.d Delivery of three (3) 
Handheld Mot; e Computers 


0SB nub 


All In One Printer 


PNIO/ 
End-User 


A6SC 


ACMO 


AGSD 


CA5D 


Mode of 
Pmcuremenl 


A:tci nat've Method 


Alternative Method 


Alternative Method 


Alternative Method 


CA5D 


CAS D 


AGSD 


AGSD 


PH| n TER, LASER, monochrome, reiworic-ready 


Acquisition of Office Equipment and 
Accessories and Supplies_ 


ASSD 


AGSD 


Alternative Metl’od 


Alternative Method 


Alternative Method 


Schedule for Each, Procurement Activity 


Ads/POSt 
ofIB/REI 


Sub/Open 
of Bids 


Notice of 
Awa rd 


Contract 

Siloing 


Jar na ry 2019 - Oeterr.her 2019 


January 2019 December 2019 


January 2019 - December 2619 


January 2B19 - December 2019 


January 2019 - Oecerrber 2019 


March l, 2019- Match 50, 2019 


Alternative Metbod 


A'ternat 'V0 Met" nd 


Alternative Method 


Jf.ruary 2019 - December 2019 


January 2019 - December 2019 


January 2019f: Dacombs^ 2019 


January 2019 - December 2019 


Saurce 

of 

Funds 


Go? 


GoP 


GoP 


GdP 


GoP 


GOP 


G = P 


GoP 


GoP 


Estimated Budget (PhP) 


TotaL 


Php 


2,766.40 


Php 


35,916.40 


Php 


2.074.BR 


Php 


66,262.56 


Php 


415,000 00 


Php 


24O,0tO.00 


Php 

Fhp 


750.00 


3.000.00 


Php 


1,449.76 


GoP 


Fhp 


224.957.35 


MOOE 


Php 


Php 


Php 

Php 


Php 


Php 


Php 


Php 


2,766.40 


35,916.40 


2.024 66 


66,262.66 


O.00. 


0.00 


750 DO 


3,000.00 


1,449.70 


224,997.35 


CO 


PhP 


PhP 


9.00 


0.00 


0.00 


0.00 


41S.000.00 


240,000 DO 


0.00 


Q.OG 


0.00 


O.OU 


Remahts 

(brief description af 
Proaram/praject) 


Acquisition of PrFnteror Facsimile or 

_Photocopier Supplies_ 


AoSD 


Atenat-.ve Method 


January 2019 ■ December 2019 


GoP 


Php 


470,662.51 


PhD 


Acquisition Audio and Visual Equipment 
and Supplies 


CASD 


Alternative Method 


January 2019 - December 2019 


Go? 


Php 


76,BSD.00 


Php 


Acquisition of Flag or Accessories 


AGSD 


Alter:-at ve Me:tod 


January 2019 - Decerrbe' 2019 


GoP 


Php 


1.27/, 12 


Php 


470,652 51 


76, £60.00 


0.00 


0,00 


0.00 


Purchase of Printed Publications 


BAD 


Alternative Method 


January 2016 - December 2019 


GoP 


Php 


Php 


Purchase of Firg Ffehtinn Equipment 


AGIO 


Alternative Met hoc 


January 2019 - December 2019 


GcP 


Php 


50.856. CO 


Php 


50,356.90 


O.GQ 


Acquisition and Delivery of Furniture 
and Furnishings 


AGSD 


Alternative Method 


January 2010 - Decern Ik r 2019 


GoP 


Php 


15,366.00 


Php 


15, BED .00 


0.00 






















































































































































TANZA WATER DISTRICT Annual Procurement Plan for FY 2019 


Code 

Procurement Program/Project 

PMO/ 

EntMJser 

Mode of 

Procurement 

Schedule forEiach Procurement Activity 

SDUfCa 

of 

Funds 

Estimated fiud&et (PhP) 

Remarks 

lbrief description of 
Prugr a m/ProJect j 

Acs/^uA 
of Ifl/REl 

Sub/Open 
Of &lds 

Notice of 

Award 

Contract 

Signing 

Total 

IYIQOE 

CO 


Purchase of Arts and Crafts Equipment 
and Accessories and Supplies 

ASSC- 

Alternative IVEethod 

J 3111. ay 2019 - Decamber 2019 

GcP 

F h 3 10,157.71 

Php 10,157.73 

0.00 













Acquisition of OTHER SOFTWARE 

CASD CMD 

Alternative Method 

3amjary20l9 - December 201? 

G:P 

Php E 5 2.000 00 

Ph? 852,000 00 

0.00 













COMMON ELECTRICAL SUPPLIES 

WRPDD/ 

CMC 

Alternative Method 

ianuary 2019 Decamber 2019 

GoP 

Php 5,70000 

Php 5,700.00 

O.O0 













COMMON JANITORIAL SUPPLIES 

AGSD, 

ACVJD, 

CAS D, 

WEIRDO, 
OVD. LlOtH 

andGM 

Alternative Method 

January 2019 -Dacervteir 2015 

GoP 

Php 11,620.00 

Php 11,820.00 

0.00 



Purchase of Common Office Supplies 

AQSD 

Alternative Method 

. a n u a ry 2.01 9 - De ce m btr 2015 

GOP 

Php 09.295.00 

Fhp 69,295 00 

0.00 













Purchase of Cleaning Equipment and 
Supplies 

AG50 

Alternative Mtlhed 

January 2013 December 2019 

GoF 

Rhp 1S,GGO.OO 

Php 35,060.00 

0.00 













DnFr-ha^p- nf 1 iphtinu aftti f iKturPS and 







0 00 



accessories 

CF.1D 

Alternative Method 

January 2019 - December 203,9 

GoP 

Php 

r i p -Sj 0'fc5iUv 














Electrical equipment and components 

fllir i ^npi'ilir*; 

CMC, 

WF.PDD 

Alternative Method 

January 2310 - December 2019 

CioP 

Php 10,000.00 

Fhu 10,000.00 

0.00 













Purchase of Construction Materials for 
Repair and Maintenance 

cm 

A' tematlve M sih cd 

January 2019 December 2019 

GoP 

Php 1,328,200-00 

Php 3,328,200 00 

0.00 




















































































TANZA WATER DISTRICT Annual Procurement Plan for FY 2019 


Code 

(PAP] 

Procurement Prog ram/Project 

PMO/ 
End-User 

Mode of 

Procurement 

Schedule; for Each Procurement Activity 

Source 

of 

Funds 

Estimated Budget (PhP) 

Remarks 

(brief description of 
Pr-QRranr/PrcijGrtji 

AdsyPest 
of IB/RE1 

Siib/Optn 
of Bids 

Notice of 

Award 

Contract 
SI ping 

Total 

MODE 

CO 

TO 

TA 

L 






PhP 54,915,830.88 

PhP 21,688,030,88 

PhP 33,227,000,00 



Prepared by: 



R. SAMBILE 

BAG Secretariat 


Certified Funds Available/ 

Certified Appropriate Funds Available: 

i 

p.‘ . 

MELANIE P, BQBADtLLA 

DMB - Accounting and Cash Management 


Reca mm ending Approval: 




ERWIN A, TEC 

BAG Member 




-y/s-J 

Snides m/bosadilia 

BAG Vice-Chalrpeson 


fMmdj 

MIRA IRIS H, AREnAL 

RAC Chairperson 


Approved by: 


Date 




























